Approved For Release 2002/10/16 : CIA-RDP64B00187A000700090072-5 

SECRET CiS « 

wuw,lfcr ,5 H rV-2b8ll 

Copy 1 'jjf 

. . .jiE. ■ 1 — 

NEGOTIATED CONTRACT 


Contract No. HF-CT-693 

General Precision Laboratory, 
63 Bedford Road 

Pleasantville , New York 

Inc. 


Contract For: See Schedule 


Amount : See Schedule 

Mail Invoices to: 


Performance Period: 

See Schedule 


Administrative Data: 


25X1 


This contract is entered into by and between the United States of America, 
hereinafter called the Government, represented by the Contracting Officer 
executing this contract, and the above named Contractor which is a corpora- 
tion, incorporated in the State of New York, hereinafter called the Con- 
tractor. 


The parties hereto agree that the Contractor shall furnish the facilities 
and deliver all supplies and perform all the services set f orth in the 
attached schedule issued hereunder, for the consideration stated therein. 


The rights and obligations of the parties to this contract shall be sub- 
ject to and governed by the attached schedule and General Provisions. In 
the event of any inconsistency between the Schedule and the General Provi- 
sions, the Schedule s h all control. ' 


IN WITNB3S WHEREOF, the parties hereto have executed this contract as of 

MAY 7 ms 1958. 


Signatures : 

CIENE RAL pWlSION LABORATORY, IH Ch 



THE UNITED STATES OF AMERICA 


Byl 


President 
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CERTIFICATE 


25X1 


25X1 



, certify that 


I am the Ass't. oecre-oarv 


as Contractor herein; that 


_of the Corporation named 

who 


signed this contract on behalf of the Contractor was the n 

.President of said Corporation; that said con- 

tract was duly signed for and in behalf of said Corporation by 
authority of its governing body, and is within the scope of its Cor- 
porate powers. 


(Corporate Seal) 
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Contract No. HF-CT-693 


SCHEDULE 


PART I - ARTICLES AND SUPPLIES TQ BE FURNISHED 

“Si 1 taraigh Government such e<iuip«ent, 

kit*, component part*, and data for emiijment 
of type* uhleh are being or any hereinafter be aaimfbotured by the 
Contractor a* the Government may call for hereunder. Quantities of the 
supplies to he furnished ehall he determined a* hereinafter provided. 

(b) From time to time, the Government will furnish +v- * 

5>^£ent delT’ T** 1 ’ 6 * 8eriall y> setting forth the items which th^ 
Government desires to procure, together with the desired deliverv eehLni. 

^ PreS hT t i 0n ^ PaCkagia ^ ^ ckia « marking reJuSLSis t2re?or 
*2™* Pr °^ UCt i oa LiBt 8h ^ forth therein the e^Sa^ed SlS* 

be earmarked°with J^teriLy^ediS the^rf ^n^S^rthe^on^or 

changes and insert in lieu thereof superseding and inter cWe^ie it^s^ ' 
or ^er th^ S^STi 

g^of^f^ six 

information concerning the superseded items and any supeJsSSf 

ST sSeSedS^i^uS^ 

elsewhere specified in this contract, the Government will be obligated to 
lii Very ,°p^ e itema 80 *“*■*•* on an Approvefproduc?^^ 

an interim schedule indicating the estimated data of delivery*!!? critical 
S P S le8 'h j?f Contractor is hereby authorised^ ^ke delivery in 

schedule appearing on any Approved Production List unde? thi^contract. 

(c) If it appears to the Contractor at aav time that +h** 
of .uch notice, the OcverLert wm e?2er "t 3 * ^ t0r Mct1 ** 

rs.*£2 i 

*» to tring It vlmnlhe dSiS'iS ?h. e r^r°rt^ Ctl0n L J* t * 

f.11. to act -Ithlc aall thirty pec^tf "SLto^ ^'^“to 
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the Contracting Officer and the authorized repres^itatives a reconmendrtion 
of the parts to be deleted to bring the Approved Production Lists within 
said dollar amount and the Contracting Officer shall approve or disapprove 
such recommendations within ten (10) days after receipt thereof. If the 
Contracting Officer fails to act within said ten (lO) day period, the 
recommendation of the Contractor shall be deemed to ap ^!* 

the Production Lists shall be modified accordingly. If the Government 
deletes items or quantities from an Approved Production Lists, such action 
shall be considereda partial termination under the clause hereof entitled 
Termination for Convenience of the Government. 

PART II - PROCEDURE FOR PRICING 

(a) As soon as possible after receipt by the Contractor from the 
Contracting Officer of a Production List, but in no event more than sixty 
(to) teyslfter such receipt, the Contractor shall prepare wd submit to 
the Contracting Officer a Proposed Priced Exhibit, numbered the same “ 
the Approved Production List with the unit and total Prices and 
schedule covering the items shown thereon. A reproducible original and 
at least ten (10) copies of the Proposed Price Exhibit will be prepared 
and shall be delivered promptly by the Contractor to the Contracting 
Officer. The reproducible and three ( 3 ) copies shall carry at the end 
thereof, a certificate manually Bigned by an officer or other 
authorized to bind the Contractor, stating that the prices therein repre 
a firm quotation. Each such Exhibit shall require the written approval of 
the Contracting Officer stating that the prices therein are fair and 
reasonable. Each such Exhibit shall set forth therein the total dollar 

amount- 

(b) If the Proposed Priced Exhibit is approved by the Contracting 
Officer it shall be a numbered exhibit to the contract. If the Contracting 
Officer and the Contractor fail to agree on Prices in the Proposed Priced 
Exhibit, the failure to agree shall be deemed a disagreement as to a 
Question of fact which shall be disposed of in accordance with the clause 
thereof entitled "Disputes". The Contracting Officer shall reduce to 
writing by a Proposed Priced Exhibit his decision, containing priees he 
believes fair and reasonable. The prices decided by the Contracting 
Officer shall be paid upon all deliveries, pending final decision of the 

dispute. 

(c) Upon approval of any Priced Exhibit, the Contracting Officer 
shall deliver a copy thereof to the Contractor and forward one copy thereof 
bearing his written approval to the Finance Officer responsible for mah ng 
payments under this contract. Upon Government's acceptance of delivery of 
wijTof the items listed on an Approved Priced Exhibit, the Contractor shall 
be entitled to be paid therefor at the prices shown on the Approved Priced 
Exhibit. 
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(d) Ths Contractor shall W paid upon the submission Monthly of 
properly certified invoices or vouchers, for partial deliveries 
accepted hy the G ov ern— nt, or, vhsn requested hy the Contractor, 
payee at for accepted partial deliveries shall he aade whenever such 
payment would equal or ex e e ed either $1,000.00 or 50 i> of the total 
amount of the Approved Prieed Exhibit. 

past m - rngnpy 

Deliveries shall be Made la accordance with the delivery schedules 
set forth la the Approved Prieed Exhibits ae aay he generated under this 
contract from time to tlae. 

PAST 17 - HraF B C TIO S ASP AOCSPIAHCB 

All supplies mad eervieee to ho furnished under this contrast shall 
he shipped F.O.B, Contractor's plant la accordance with shipping instruc- 
tions to he issued at a later date. Inspection sad acceptance of the 
supplies or services called for herein, shall he Made hy the O o v ox n a ent 
at destination. 


PART 7 - PERIOD OF PERPQRHAHCB 

(a) The Contractor shall furnish the articles and supplies requested 
hereunder daring the period 22 Herafcer 1957 through 31 December 1958. 

(h) The OovernMcnt le granted the right and option of renewing or 
extending this contract for any additional periods of tine hut net to 
exeeed 30 June 1959* This option to extend will ho exercised hy 
issuance of an Aaandaoat to this contract. 


PART VI - BEfCABLISHKBBT OF A HtlCHfO POSMULA 

The parties hereto shall negotiate and establish a fixed pricing 
Method for certain periods of time. The agreed upon forxula(ae) shall 
he set forth In an amendm en t hereto. 


PART VII - POTTOS ALLOTTED 


Tor the purposes of this contract there has been a total sun of 
Jallotted for the par foim an.ee of work as May he called for 

If, 


hy the C o v e rs — at from time to time. If, at aay time, the contractor 
is of the opinion that the cost of such work will exceed the amount 
sat forth above, it shall notify the Contracting Officer In accordance 
with the provisions of paragraph (c) of PART I. 
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( 1 0 ^ ^ 

PftftT-VXH - WAIVES OF REQUIREMENTS OF GENERAL PROVISIONS 


Notwithstanding the requirements of any of the General Provisions 
of this contract to the contrary, whensoever the Contractor, in per- 
formance of the work under this contract, shall find that the require- 
ments of any of the clauses of the General Provisions are in conflict 
with security instructions issued to the Contractor by the Contracting 
Officer or by his duly authorized representative for security matters, 
the Contractor shall call the attention of the Contracting Officer to 
such conflict and the Contracting Officer or his duly authorized repre- 
sentative for security matters shall (i) modify or rescind such security 
requirements or (ii) the Contracting Officer shall issue to the Contrac- 
tor a waiver of compliance with ihe requirements of the General Provisions 
conflicting with such security requirements. Any waiver of compliance 
with the General Provisions of this contract issued by the Contracting 
Officer shall be in writing, except that the approval by the Contracting 
Officer of any subcontract issued hereunder by the Contractor shall be 
deemed to constitute approval of waiver of any clauses of the General 
Provisions in conflict with the stipulations of such subcontract. 

MtiCLi V L . 

iPART-Be - SPECIAL SECURITY RESTRICTIONS 


The Contractor shall not reveal ( i ) the specific nature or any 
details of the work being performed hereunder or (ii) any information 
Whatsoever with respect to the department of the Government sponsoring 
this contract and the work thereunder except as the Contractor is 
directed or permitted to reveal such information by the Contracting 
Officer or by his duly authorized representative for security matters, 
and notwithstanding any clause qr section of this contract to the con- 
trary, the Contractor shall not interpret any clause or section of 
•this contract as requiring or permitting divulgence of such information 
to any person, public or private , or to any officer or department of the 
Government without the express consent of the Contracting Officer or his 
duly authorized representative for security matters . 


_ 7 . SEC® 

Approved For Release 2002/10/16 : CIA-RDP64B00187A000700090072-5 



FRf 


( Contractor T 


Approved For Release 2002/1 0/1 6^ CIA-RBP44eb0lB 7A0007000& cR)7f-5’ ^ 

?■£ t e 



( Jo:. trading Cffieerl 
Iter. ?srt 

r l0 ' . tome-iolst -ire 

1 "~<7 2 ,130 rul £ r St rot eher 

'jr-1 1 very : 3i.l por.e ' = t 



Prices are fair and reasonable and this 
Exhibit is herely approved. 


SIGNED -- 

( S or tract ing f i fleer ) > 


Ccatr actor warrant*; price a oji.f ;rr to t 
price for: PX.a in effcr.t on rare rf this 
hx.ii. it . 


(Contract ; r) 


jjSTWHT 
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Article No o Page No . 

1. DEFINITIONS 

2. CHANGES -~ 

3* EXTRAS 

k. VARIATION IN QUANTJT£- — 

5- INSPECTION 

6. RESPONSIBILITY FOR SUPPLIES 

7. ASSIGNMENT OF CLAIMS- ~ 

8. ADDITIONAL BOND SECl|RljY- 

9- FEDERAL STATE & LOCAL TAXES — 

10. DISPUTES 

11. BUY AMERICAN ACT— r** 

12. EIGHT HOUR LAW OF 1912 — 

13* WALSH- HEALEY PUBLIC CONTRACTS ACT 

14. NONDISCRIMINATION IN EMPLOYMENT— 

15. OFFICIALS NOT TO BENEffT 

16 . COVENANT AGAINST CONTINGENT FEES 

17. AIRCRAFT IN THE OPEN 

18. MILITARY SECURITY REQUIREMENTS 

19. UTILIZATION OF SMALL BUSINESS CONCERNS 

20. EXAMINATION OF RECORDS 

21. GRATUITIES 

22. CONVICT LABOR 

23. NOTICE & ASSISTANCE REGARDING PATENT 

INFRINGEMENT 

2b. REPORTING OF ROYALTIES - 

25. FILING OF PATENT APPLICATIONS 

26. AUTHORIZATION & CONSENT- 

27. PATENT RIGHTS 

28. COPYRIGHT *- 

29. REPRODUCTION AND USE OF TECHNICAL DATA 

30. GOVERNMENT FURNISHER PROPERTY- 

31. TERMINATION FOR CONVENIENCE OF THE 

GOVERNMENT — 

32. PAYMENTS — 

33- DEFAULT- 

3^. SUBCONTRACTS FOR WORK OR SERVICES 

35* ALTERATIONS IN CONTRACT- 
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GENERAL PROVISIONS 


1. DEFINITIONS 

As used throughout this contract, the following terras shall 
have the meanings set forth helow: 

(a) The terra "Secretary" means the Secretary, the Under Secre- 
tary, or any Assistant Secretary of the Department and the head or 
any assistant head of the executive agency; and the tern his duly 
authorized representative" means any person or persons or board (.other 
than the Contracting Officer) authorized to act for the Secretary, and 
the tern "Department" means that component of the Government having 
cognizance of this contract and represented by the Contracting Officer 
executing this contract. 

(b) The term "Contracting Officer" means the person executing 
this contract on behalf of the Government, and any other officer or 
civilian employee who is a properly designated Contracting Officer 
and the term includes, except as otherwise provided in this contract, 
the authorized representative of a Contracting Officer acting within 
the limits of his authority. 

(c) Except as otherwise provided in this contract, the terra 
"subcontracts" includes purchase orders under this contract. 

(d) The term "contract work" means all work to be performed 
under this contract including any studies covering fundamental, theo- 
retical, or experimental investigations; any extension of the inves- 
tigative findings and theories of a scientific and technical nature 
into practical application; any tangible terms, hereinafter referred 
to as supplies, if called for herein, furnished to the Government, 
and any reports, data, computations, plans, drawings, and specifica- 
tions with respect to the foregoing. 

2. CHANGES 

The Contracting Officer may at any time, by a written order, and 
without notice to the sureties, make changes, within the general scope 
of this contract, in any one or more of the following: (i) drawings, 
designs, or specifications, where the supplies to be furnished are to 
be specially manufactured for tho Government in accordance therewith; 
(ii) method of shipment or packing; and (iii) place of delivery. If 
any such change causes an increase or decrease in the cost of, or the 
tine required for, performance of this contract, an equitable adjust- 
ment shall be made in the contract price or delivery schedule, or 
both, and the contract shall be modified in writing accordingly. Any 
claim by the Contractor for adjustment under this clause must be as- 
serted within 60 days from the date of receipt by the Contractor of 
the notification of change; PROVIDED, however, that the Contracting 
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Officer, if he decides that the facts justify such action, may receive 
ahd act upon any such claim asserted at any time prior to final pay- 
ment under this contract. Failure to agree to any adjustment shall 
be a dispute concerning a question of fact within the meaning of the 
clause of this contract entitled "Disputes." However, nothing in 
this clause shall excuse the Contractor from proceeding with the con- 
tract as changed. 


Except as n+.Viowri g , no payment for 

oy+.-rriR ahn]i Ka-nwii.i nnl.^c extras and the price therefor have 

- em - t - horiacd in ■wr iting b y - the -Contract ing— C ^ f f ieer . — 


4. VARIATION IN QUANTITY 


No variation in the quantity of any item called for by this con- 
tract will be accepted unless such variation has been caused by con- 
ditions of loading, shipping, or packing, or allowances in manufac- 
turing processes, and then only to the extent, if any, specified 
elsewhere in this contract. 


5 . /'.INSPECTION 


(a) All supplies (which term throughout this clause includes 
without limitation raw materials, components, intermediate assemblies, 
and end products) shall be subject to inspection and test by the Gov- 
ernment, to the extent practicable at all times and places including 
the period of manufacture, and in any event prior to final acceptance. 


(b) In case any supplies or lots of supplies are defective in 
material er workmanship or otherwise not in conformity with the re- 
quirements of this contract, the Government shall have the right 
either to reject them (with or without instructions as to their dis- 
position) or to require their correction. Supplies or lots of sup- 
plies which have been rejected or required to be corrected shall be 
removed or corrected in place, as requested by the Contracting Officer, 
by and at the expense of the Contractor promptly after notice, and 
shall not again be tendered for acceptance unless the former tender and 
either the rejection or requirement of correction is disclosed. If 
the Contractor fails promptly to remove such supplies or lots of sup- 
plies, when requested by the Contracting Officer, and to proceed 
promptly with the replacement or correction thereof, the Government 
either (i) may by contract or otherwise replace or correct such sup- 
plies and charge to the Contractor the cost occasioned the Government 
thereby, or (ii) may terminate this contract for default as provided 
in the clause of this contract entitled "Default". Unless the Con- 
tractor elects to correct or replace the supplies which the Government 
has a right to reject and is able to make such correction or replace- 
ment within the required delivery schedule, the Contracting Officer 
may require the delivery of such supplies at a reduction in price 
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which is equitable under the circumstances . Failure to agree to such 
reduction of price shall be a dispute concerning a question of fact 
within the meaning of the clause of this contract entitled "Disputes". 

(c) If any inspection or test is made by the Government on the 
premises of the Contractor or a subcontractor, the Contractor without 
additional charge shall provide all reasonable facilities and assist- 
ance for the safety and convenience of the Government inspectors in 
the performance of their duties. If Government inspection or test is 
made at a point other than the premises of the Contractor or a sub- 
contractor, it shall be at the expense of the Government, PROVIDED, 
that in case of rejection the Government shall not be liable for any 
reduction in value of samples used in connection with such inspection 
or test. All inspections and tests by the Government shall be per- 
formed in such a manner as not to unduly delay the work. The Govern- 
ment reserves' the right to charge to the Contractor any additional 
cost of Government inspection and test when supplies are not ready at 
the time such inspection and test is requested by the Contractor. Final 
acceptance or rejection of the supplies shall be made as promptly as 
practicable after delivery, except as otherwise provided in this con- 
tract; but failure to inspect and accept or reject supplies shall 
neither relieve the Contractor from responsibility for such supplies 

as are not in accordance with the contract requirements nor impose 
liability on the Government therefor. 

(d) The inspection and test by the Government of any supplies 

or lots thereof does not relieve the Contractor from any responsibility 
regarding defects or other failures to meet the contract requirements 
which may be discovered prior to final acceptance. Except as other- 
wise provided in this contract, final acceptance shall be conclusive 
except as regards latent defects, fraud, or such gross mistakes as 
amount to fraud. 

(e) The Contractor shall provide and maintain an inspection 
system acceptable to the Government covering the supplies hereunder. 
Records of all inspection "work by the Contractor shall be kept com- 
plete and available to the Government during -the. performance of this 
contract and for such longer period as may be specified elsewhere in 
this contract. 

6 . RESPONSIBILITY FOR SUPPLIES 

Except as otherwise provided in this contract, (i) the Contractor 
shall be responsible for the supplies covered by this contract until 
they are delivered at the designated delivery point, regardless of 
the point of inspection; and (ii) the Contractor shall bear all 
risks as to rejected work after notice of rejection. 

7 . ASSIGNMENT OF CLAIMS 

(a) Pursuant to the provisions of the Assignment of Claims Act 
of 1940 as amended (31 U.S. Code 203, hi U.S. Code 15 ), if this 
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contract provides for payments aggregating $1,000 or more; claims 
for moneys due or to become due to the Contractor from the Govern- 
ment under this contract may be assigned to a bank, trust company, 
or other financing institution, including any Federal lending agency, 
and may thereafter be further assigned and reassigned to any such 
institution. Any such assignment or reassignment shall cwver all 
amounts payable under this contract and not already paid, and shall 
not be made to more than one party, except that any such assignment 
or reassignment may be made to one party as agent or trustee for two 
or more parties participating in such financing. Notwithstanding any 
provision of this contract, payment to an assignee of any moneys due 
or to become due under this contract shall not, to the extent provided 
in said Act as amended, be subject to reduction or set-cff. 

(b) In no event shall copies of this contract or of any plans, 
specifications , or other similar documents relating to work under 
this contract, if narked "TOP SECRET," "SECRET," "CONFIDENTIAL," 

be furnished to any assignee of any claim arising under this contract 
or to any other person not entitled to receive the same; PROVIDER, 
that a copy of any part or all of this contract so marked nay be fur- 
nished, or any information contained therein may be disclosed, to such 
assignee upon the prior written authorization of the Contracting Officer 

(c) The Contractor shall obtain the written authorization of 
the Contracting Officer prior to the assignment of any rights under 
this contract. 

8. ADDITIONAL BOND SECURITY 

If any surety upon any bond furnished in connection with this 
contract becomes unacceptable to the Government, or if any such 
surety fails to furnish reports as to his financial condition from 
time to time as requested by the Government, the Contractor shall 
promptly furnish such additional security as may be required from 
time to time to protect the interests of the Government and of per- 
sons supplying labor or materials in the prosecution of the work 
contemplated by this contract. 

9- FEDERAL, STATE AND LOCAL TAXES 

(a) DEFINITIONS. As used throughout this clause, the following 
terms shall have the meanings set forth below: 

(i) The term "direct tax" means any tax or duty 
directly applicable to the completed supplies or 
services (as distinguished from taxes directly ap- 
plicable to materials and components used in the 
manufacture or furnishing of the completed supplies 
or services ) covered by this contract or any other 
tax or duty from which the Contractor or this trans- 
action is exempt. It includes any tax or duty directly 
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applicable to the importation, production , processing, 
manufacture, construction, sale, or use of such sup- 
plies or services; it also includes any tax levied on, 
vith respect to, or measured by sales, receipts from 
sales , or use of the supplies or services covered by 
this contract. The tern does not include transportation 
taxes, unemployment compensation taxes, social security 
taxes, income taxes, excess profits taxes, capital stock 
taxes, property taxes, and such other taxes as are not 
within the definition of the term "direct tax" as set 
forth above in this paragraph* 

(ii) The term "contract date" means the effective 
date of this contract if it is a negotiated contract 
or the date set for the opening of bids if it is a 
contract entered into as a result of formal advertising. 

For the purpose of any additional procurement of supplies 
or services called for by any agreement supplemental 
hereto, the term "contract date" shall refer to the date 
of such supplemental agreement. 

(b) FEDERAL TAXES* Except as may be otherwise provided in this 
contract, the contract price includes all applicable Federal taxes in 
effect on the contract date. 

(c) STATE OR LOCAL TAXES. Except as may be otherwise provided 
in this contract, the contract price does not include any State or 
local direct tax in effect on the contract date. 

(d) EVIDENCE OF EXEMPTION - : The Government agrees, upon request 
of the Contractor, unless there exists no legal basis to sustain an 
exemption, to furnish a Tax Exemption Certificate or other similar 
evidence of exemption with respect to any direct tax not included in 
the contract price pursuant to this clause; and the Contractor agrees, 
in the event of the refusal of the applicable taxing authority to ac- 
cept such evidence of exemption, (i) promptly to notify the Contracting 
Officer of such refusal, (ii) to cause the tax in question to be paid 
in such manner as to preserve all rights to refund thereof, and (iii) 

if so directed by the Contracting Officer, to take all necessary action, 
in cooperation with and for the benefit of the Government, to secure 
a refund of such tax (in which event the Government agrees to reim- 
burse the Contractor for any and all reasonable expenses incurred at 
its direction). 

(e) PRICE ADJUSTMENT. If, after the contract date, (i) the 
Federal Government or any State or local government either imposes 
or increases (or removes an exemption with respect to) any direct 
tux, or any tax directly applicable to the materials or components 
used in the manufacture or furnishing of the completed supplies or 
services covered by this contract, or (ii) the Federal Government or 
any State or local government refuses to accept the evidence of exemp- 
tion, furnished under paragraph (d) hereof, with respect to any direct 
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tax excluded from the contract price , or (iii) the Federal Government 
does not furnish a tax exemption certificate or other similar evidence 
of exemption with respect to any direct tax excluded from the contract 
price , and if under either (i), (ii), or (iii) the Contractor is 
obliged to and does pay or bear the burden of any such tax (and does 
not secure a refund thereof), the contract price shall be correspondingly 
increased, and if interest and penalties are incurred by reason of 
delay in payment of such tax on the instruction of the Contracting 
Officer, and such interest and penalties are legally imposed, the con- 
tract price shall be correspondingly increased, If, after the contract 
date, the Contractor is relieved in whole or in part from the payment 
or the burden of any direct tax included in the contract price, or any 
tax directly applicable to the materials or components used in the 
manufacture or furnishing of the completed supplies or services covered 
by this contract, the Contractor agrees promptly to notify the Contrac- 
ting Officer of such relief, and the contract price shall be corres- 
pondingly decreased or the amount of such relief paid over to the 
Government* Invoices or vouchers covering any increase or decrease 
in contract price pursuant to the provisions of this paragraph shall 
state the amount thereof, as a separate added or deducted item, and 
shall identify the particular tax imposed, increased, eliminated, or 
decreased 

(f) REFUND OR DRAWBACK. If any tax or duty has been included 
in the contract price cr the price as adjusted under paragraph (e) of 
this clause, and if the Contractor is entitled to a refund or drawback 
by reason of the export or re-export of supplies covered by this con- 
tract, or of materials or components used in the manufacture or fur- 
nishing of the completed supplies or services covered by this contract , 
the Contractor agrees that he will promptly notify the Contracting 
Officer thereof and that the amount of any such refund or drawback 
obtained will be paid over to the Government or credited against amounts 
due from the Government under this contract ; PROVIDED, however, that 
the Contractor shall not be required to apply for such refund or draw- 
back unless so requested by the Contracting Officer. 

10 DISPUTES 

Except as otherwise provided in this contract, any dispute con- 
cerning a question of fact arising under this contract which is not 
disposed of by agreement shall be decided by the Contracting Officer, 
who shall reduce his decision to writing and mail or otherwise furnish 
a copy thereof to the Contractor. Within thirty (30) days from the 
date of receipt of such copy, the Contractor may appeal by mailing or 
otherwise furnishing to the Contracting Officer a written appeal ad- 
dressed to the Secretary, and the decision of the Secretary or his 
duly authorized representative for the hearing of such appeals shall, 
unless determined by a court of competent jurisdiction to have been 
fraudulent or capricious or arbitrary or so grossly erroneous as neces- 
sarily to imply bad faith, or not supported by substantial evidence, be 
final and conclusive : PROVIDED, That, if no such appeal is taken, the 
decision of the Contracting Officer shall be final and conclusive In 
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connection with any appeal proceeding ix&EluibVis clause, the Contractor 
shall be afforded an opportunity to be heard and to offer evidence in 
support of its appeal. Pending final decision of a dispute hereunder, 
the Contractor shall proceed diligently with the performance of the 
contract and in accordance with the Contracting Officer r s decision. 

11. BUY AMERICAN ACT 

The Contractor agrees that there will be delivered under this con- 
tract only such unmanufactured articles, materials and supplies (which 
term "articles, materials and supplied" is hereinafter referred to in 
this clause as "supplies" ) as have been mined or produced in the United 
States, and only such manufactured supplies as have been manufactured 
in the United States substantially all from supplies mined, produced 
or manufactured, as the case may be, in the United States. Pursuant 
to the Buy American Act (4l U. S. Code lOa-d), the foregoing provision 
shall not apply (i) with respect to supplies excepted by the Secretary 
from the application of that Act, (ii) with respect to supplies for use 
outside the United States, or (iii) with respect to the supplies to be 
delivered under this contract which are of a class or kind determined by 
the Secretary or his duly authorized representative not to be mined, pro- 
duced, or manufactured, as the case may he, in the United States in suf- 
ficient and reasonably available commercial quantities and of a satis- 
factory quality, or (iv) with respect to such supplies from which the 
supplies to be delivered under this contract are manufactured, as are 
of a class or kind, determined by the Secretary or his duly authorized 
representative not to be mined, produced, or manufactured, as the case 
may he, in the United States in sufficient and reasonably available com- 
mercial quantities and of a satisfactory quality: PROVIDED, That this 
exception (iv) shall not permit delivery of supplies manufactured out- 
side the United States if such supplies are manufactured, in the United 
States in sufficient and reasonably available commercial quantities and 
of a satisfactory quality. 

12. EIGHT-HOUR LAW OP 1912 

This contract, to the extent that it is of a character specified 
in the Eight-Hour Law of 1912 as amended (1+0 U. S. Code 324-326) and 
is not covered by the Walsh- Healey Public Contracts Act (4l U. S. Code 
35-45) is subject to the following provisions and exceptions of said 
Eight-Hour Law of 1912 as amended, and to all ether provisions and ex- 
ceptions of said Law. 

No laborer or mechanic doing any part of the work contempla- 
ted by this contract, in the employ of the Contractor or any sub- 
contractor contracting for any part cf the said work shall be re- 
quired or permitted to work more than eight hours in any one cal- 
endar day upon such work, except upcIj ^th ^conAition that compen- 
sation is paid to such laborer or mechanic in accordance with the 
provisions cf this clause. The wages of every such laborer and 
mechanic employed by the Contractor or any subcontractor engaged 
in the performance of this contract shall be computed on a basic day rate of 
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eight hours per dayj and work in excess of eight hours per day is 
permitted only upon the condition that every such laborer and mechanic 
shall be compensated for all hours worked in excess of eight hours 
per day at not less than one and one-half times the basic rate of 
pay, . For each violation of the requirements of this clause a penalty 
of fire dollars shall be imposed upon the Contractor for each such 
laborer or mechanic for every calendar day in which such employee 
is required or permitted to labor more than eight hours upon said 
work without receiving compensation computed in accordance with this 
clause; and all penalties thus imposed shall be withheld for the use 
and benefit of the Government, 

13- WALSH- HEALEY PUBLIC CONTRACTS ACT 

If this contract is for the manufacture or furnishing of mater- 
ials, supplies, articles or equipment in an amount which exceeds or 
may exceed $10,000 and is otherwise subject to the Walsh-Healey Public 
Contracts Act as amended (4l U, S. Code 35-^5).? there are hereby incor- 
porated by reference all representations and stipulations required by 
said Act and regulations issued thereunder by the Secretary of Labor, 
such representations and stipulations being subject to all applicable 
rulings and interpretations of the Secretary of Labor which are now 
or my hereafter be in effect, except tha t th e Cont rac tor s hall^ not 

clause in sub^tr^ti~'Ts^d~hgreu nder 

1 — — — — ^ ^ — Inclusion of this ^ ^clause in ct s ub c ont r ac t would 

th e security considerations established in connec- 
&SS_v lth this contract . — ~ 

14- . NOITBISCEIMINATIOII in employment 

■ , ^- ri connection with tha__ik^c^jirinarbco of work under this con- 

ract, the Contractor- agre.es-.not to discriminate against any employee 
or applicant for employment because of race, religion, color, or 
national origin. The aforesaid provision shall include, but not be 
imited to, the following: employment, upgrading, demotion, or 
ransfer; recruitment or recruitment advertising; layoff or termina- 
lon, rates of pay or other forms of compensation; and selection 
for training, including apprenticeship. The Contractor agrees to 
post hereafter in conspicuous places, available for employees and 
applicants for employment, notices to be provided by the Contracting 
Officer setting forth the provisions of the nondiscrimination clause. 

• - . Contractor further agrees to insert the f orego.ing pro- 

vision in all subcontracts issued hereunder, except subcontracts for 
standard commercial supplies or raw materials, and_ except as insertion 
T? — ore C r 'ihg provision in a _sub contract would, .jeo pardize or "con - 

_ NiVA.Vhe..s_e_curlcy_ cobgiderations established in connection with 
this contract - 
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15- OFFICIALS NOT TO BENEFIT 


No member of or delegate to Congress, or resident commissioner, 
shall be admitted to any share or part of this contract, or to any 
benefit that may arise therefrom; but this provision shall not be con- 
strued to extend to this contract if made with a corporation for its 
general benefit. 

16. COVENANT AGAINST CONTINGENT FEES 


The Contractor warrants that no person or selling agency has been 
employed or retained to solicit or secure this contract upon an agreement 
or understanding for a commission, percentage, brokerage, or contingent 
fee, excepting bona fide employees or bona fide established commercial 
or selling agencies maintained by the contractor for the purpose of 
securing business. For breach or violation of this warranty the Govern- 
ment shall have the right to annul this contract without liability or in 
its discretion to deduct from the contract price or consideration the 
full amount of such commission, percentage, brokerage, or contingent fee. 


1? AIRCRAFT IN TB &- 6 P EN - 


If this contract is a negotiated fixed-price type of contract for 
production or modification of aircraft (or missiles having the generj 
characteristics of aircraft) the clause set forth below shall app] 

( a ) Subject to the definitions and limitations pre^dribed in 
this clause, the Government assumes the risk of damage tc^dr loss or 
destruction of aircraft (or missiles having the genera] 
of aircraft) in the open; PROVIDED, that such dama^grf loss, or destruc- 
tion is caused by any of the following perils; 


(i) Fire; .lightning, windstorm, cyplbne, tornado, hail; explosion; 
riot, ^ riot attending a strike, civil conm/zrtJion, vandalism and malicious 
mischief; sabotage; aircraft or ob j ects^f ailing therefrom, vehicles running 
on land or tracks, excluding vehicles owned or operated by the Contractor 
or any agent or employee of the Cbfrtractor ; smoke; earthquake or volcanic 
eruption; flood, meaning thereby risin^of a body of water, hostile or 
warlike action, including action in hindering, combating, or defending 
against an actual, impending or expected attack by any government or 
sovereign power (de jy^e or de facto), or by any authority using military, 
naval, or air forced; or by any agent of any such goVfffoment , power, auth- 
ority, or forces^dor 


(; 


, if such other peril 


Other peril of a type , 

is custp»iarily covered by insurance (or !y? a v r es e r ve for self-insurance) 
in dance with the normal practice of the Contractor > or a prevailing 

pr^Krbice in the industry in which the Contractor is engaged with respect 

fe-mato 8 property 
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(i) The term "Aircraft” means aircraft to be furnished to 
the Government under thus contract, including complete aircraft; and 
aircraft in the course of manufacture or modification, including en- 
gines^ instruments, subassemblies, parts, and equipment installed / 
therein, or in process of installation, and all uninstalled property- 
withdrawn from stores for installation in aircraft in the open or 
temporarily removed from such aircraft, provided such uninstalled pro- 
perty is in the open. 

(^) term "in the open" means located who llw^out side of 

buildings or roofed structures. 


Cause shall extend 
by the Contrac- 


(c) The Government 's obligation under this 
only to aircraft in the open under conditions approv§ 
ting Officer , and shall not extend to the followii 

(i) loss, destruction, or damage resulting from failure of 
the Contractor, due to willful misconduct or la/fit of good faith of any 
of the Contractor’s managerial personnel, to maintain and administer a 
program for the maintenance, repair, protection, and preservation of 
aircra.it in the open, in accordance with somd industrial practice- The 
term Contractor's managerial personnel" means the Contractor's directors, 
officers, and any of its managers, superintendents, or other equivalent 
representatives who have supervision or/direction of all or substantially 
all of the Contractor's business, or dl or substantially all of the 

extractor's operation at any one pl^nt or separate locatien at which 
this contract is performed, or a separate and complete major industrial 
operation in connection with the j^rformance of this contract, 

(ii) loss, destruction or damage to aircraft in the possession 
or control of any subcontractor, except to the extent that the subcon- 
tract, with the approval of Jbhe Contracting Officer and consistent with 
this clause, may otherwise/provide. 

(d) The Contractor warrants that the contract price does not 
and will not include any charge or r^&erve for insurance (including 
self -insurance funds jbx reserves) covering damage to or loss or destruc- 
tion of aircraft in /he open caused by any of the perils set forth in 
paragraph (§,.) hereof, 

-p-4* * event of damage to or loss or '^fe'iruction of air- 

craft in the open, the Contractor shall take all reasonable steps to 
protect such an.rc.rait from further e damaged and undam- 
aged aircraft, pub -all aircraft in lisle order, and furnish 

to the Contracting Officer a statement^®*™^'' 


aa=& 


(i) the lost, destroyed, or damaged ’aircraft; 

// ^ke "time and origin of the loss , destruction, or damage; 

// (iii) all known interests in commingled property of which 
^raft in -the open - are a pail, — ■ — 
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Civ) — insurance, if any, covering - - any part -' ef — t he -- dnto3ftsot ✓ 

in such commingled, property. / 

The Contractor shall he reimbursed for expenditures made by it /in 
performing its obligations under this paragraph, to the extent approved 
by the Contracting Officer and this contract shall be modified iy writ- 
ing accordingly. / 

(f) If prior to acceptance by and delivery to the/Gcvernment 
any aircraft in the open is lost, destroyed, or damaged due to any of 
the perils set forth in paragraph (a) hereof, the Go vernjaient may, unless 
otherwise provided in this contract, elect to require tnat such aircraft 
be replaced by the Contractor or restored by the Contractor to the condi- 
tion in which it was immediately prior to such damagfe. If the Government 
requires the aircraft to be replaced or restored, Xn equitable adjust- 
ment shall be made in the amount due under this Contract and in the time 
required for its performance, and this contracy shall be modified in 
writing accordingly. Alternatively, the Government may elect to termi- 
,nate this contract as to any such lost, destroyed, or damaged aircraft, 
and in that event the rights of the parties shall be as provided in the 
clause entitled Termination for Convenience of the Government. 

(g) In the event the Contractor is at any time reimbursed or 

compensated by any third person for/any damage to or loss or destruction 
of any aircraft in the open causedrby any peril set forth in paragraph 
(a) hereof for which the Contractor has been compensated by the Govern- 
ment, it shall equitably reimburse the Government. The Contractoi’ shall 
do nothing to prejudice the Government ' s rights to recover against 
third parties for any such Xoss , destruction or damage and, upon the 
request of the Contract iiwf Officer, shall at the Government's expense, 
furnish to the Government all reasonable assistance and cooperation 
(including the prosecirtmon of suit and the execution of instruments of 
assignment or subrogation in favor of the Government) in obtaining re- 
covery. / 

(h) Any loss or destruction of, or damage to, property fur- 
nished by the Government will be governed by the clause of this con- 
tract entitle^ "Government-Furnished Property," to the extent that 
such clause /is , by its terms, applicable. 

Xi) Any loss, or destruction of, or damage to, aircraft oc- 
curring/in connection with operations of said aircraft will be governed 
by thy clause of this contract entitled "Flight Risk," to the extent 
thayouoh Qlauoc is j -by ito termo, ■ applionblo. 

18. MILITARY SECURITY REQUIREMENTS 

(a) The provisions of this clause shall apply to the extent that 
this contract involves access to security information classified "Con- 
fidential" including "Confidential - Modified Handling Authorized" or 
higher . 
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(b ) The Government shall notify the Contractor of the security 
classification of this contract and the elements thereof; and of any 
subsequent revisions in such security classification; by the use of a 
Security Requirements Check List (DD Form 254 and 254-1 ). 

(c) To the extent the Government has indicated as of the date 

of this contract; or thereafter indicates; security classification under 
this contract as provided in paragraph (b) above; the Contractor shall 
safeguard all classified elements of this contract and shall provide and 
maintain a system of security controls within its own organization in 
accordance with the requirements of: 

(i) the Security Agreement (DD Form 44l) , including the Department 
of Defense Industrial Security Manual for Safeguarding Classified Infor- 
mation as in effect on date of this contract, and any modification to 
the Security Agreement for the purpose of adapting the Manual to the 
Contractor's business; and 

(ii) any amendments to said Manual made after the date of this 
contract, notice of which has been furnished to the Contractor by the 
Security Office of the Military Department having security cognizance 
over the facility. 

(d) Representatives of the Military Department having security 
cognizance over the facility and representatives of the contracting 
Military Department shall have the right to inspect at reasonable inter- 
vals the procedures, methods, and facilities utilized by the Contractor 
in complying with the security requirements under this contract. Should 
the Government, through its authorized representative, determine that 
the Contractor has not complied with such requirements, the Government 
shall inform the Contractor in writing of the proper actions to be 
taken in order to effect compliance with such requirements . 

(e) If, subsequent to the date of this contract, the security 
classifications or requirements under this contract are changed by 
the Government as provided in this clause and the security costs under 
this contract are thereby increased or decreased, the contract price 
shall be subject to an equitable adjustment by reason of such increased 
or decreased costs. Any equitable adjustment shall be accomplished in 
the same manner as if such changes were directed under the "Changes" 
clause in this contract. 

(f) The Contractor agrees to insert, in all subcontracts hereunder 
which involve access to classified security information, provisions which 
shall conform substantially to the language of this clause, including 
this paragraph (f) but excluding the last sentence of paragraph (e) of 
this clause. 


( g ) The Contractor also agrees that it shall determine that any 
subcontractor proposed by it for the furnishing of supplies and ser- 
vices which will involve access to classified information in the Con- 
tractor's custody has been granted an appropriate facility security 
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clearance, which is still in effect, prior to being accorded access 
to such classified security information. 

19 - UTILIZATION OF SMALL BUSINESS CONCERNS 

(a) It is the policy ^f the Government as declared by the Con- 
gress to bring about the greatest utilization of small business con- 
cerns which is consistent with efficient production. 

(b) The Contractor agrees to accomplish the maximum amount of 
subcontracting to small business concerns that the Contractor finds 
to be consistent with the efficient performance of this contract. 

20. EXAMINATION OF RECORDS 

The following clause will be applicable in all negotiated fixed- 
price supply contracts and purchase orders in excess of $1,000. 

EXAMINATION OF RECORDS 

(a) The Contractor agrees that the Contracting Officer or any 
of his duly authorized representatives shall, until the expiration 
of three years after final payment under this contract, have access 
to and the right to examine any directly pertinent books, documents, 
papers and records of the Contractor involving transactions related 
to this contract. 

(b ) The Contractor further agrees to include in all his sub- 
contracts hereunder a provision to the effect that the subcontractor 
agrees that the Contracting Officer or any of his duly authorized 
representatives shall, until the expiration of three years after 
final payment under the subcontract, have access to and the right to 
examine any directly pertinent books, documents, papers, and records 
of such subcontractor involving transactions related to the subcon- 
tract- The term M subcontract rt as used in this clause excludes (i) 
purchase orders not exceeding $1,000 and (ii.) subcontracts or pur- 
chase orders for public utility services at rates established for 
uniform applicability to the general public. 

21. GRATUITIES 

(a) The Government may, by written notice to the Contractor, 
terminate the right of the Contractor to proceed under this contract 
if it is found, after notice and hearing, by the Secretary or his 
duly authorized representative, that gratuities (in the form of 
entertainment, gifts, or otherwise) were offered or given by the 
Contractor, or any agent or representative of the Contractor, to any 
officer or employee of the Government with a view toward securing a 
contract or securing favorable treatment with respect to the awarding 
or amending, or the making of any determinations with respect to the 
performance of such contract; PROVIDED, That the existenaa. of the 
facts upon which the Secretary or his duly authorizc^Ma»£^pentative 
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makes such findings shall be in issue and may be reviewed in any com- 
petent court. 

(b ) In the event this contract is terminated as provided in 
paragraph (a) hereof , the Government shall be entitled (i) to pursue 
the same remedies against the Contractor as it could pursue in the event 
of a breach of the contract by the Contractor, and (ii) as a penalty in 
addition to any other damages to which it may be entitled by law, to 
exemplary damages in an amount (as determined by the Secretary or his 
duly authorized representative) which shall be not less than three nor 
more than ten times the costs incurred by the Contractor in providing 
any such gratuities to any such officer or employee. 

(c) The rights and remedies of the Government provided in this 
clause shall not be exclusive and are in addition to any other rights 
and remedies provided by law or under this contract 

22. CONVICT LABOR 

In connection with the performance of work under this contract, 
the Contractor agrees not to employ any person undergoing sentence of 
imprisonment at hard labor. 

23. NOTICE AND ASSISTANCE REGARDING PATENT INFRINGEMENT 

The provisions of this clause shall be applicable only if the 
amount of this contract is in excess of $5 >000. 

(a) The Contractor shall report to the Contracting Officer, 
promptly and in reasonable written detail, each notice or claim of 
patent infringement based on the performance of this contract of which 
the Contractor has knowledge. 

(b ) In the event of litigation against the Government on account 
of any claim of patent infringement arising out of the performance of 
this contract or cut of the use of any supplies furnished or work or 
services performed hereunder, the Contractor shall furnish to the 
Government, upon request, all evidence and information in possession 
of the Contractor pertaining to such litigation. Such evidence and 
information shall be furnished at the expense of the Government except 
in those cases in which the Contractor has agreed to indemnify the 
Government against the claim being asserted. 

24. REPORTING OF ROYALTIES 

The provisions of this clause shall be applicable only if the 
amount of the contract is in excess of $10,000. 

(a) The Contractor shall report in writing (in quadruplicate) to 
the Contracting Officer as soon as practicable after execution cf this 
contract whether or not any royalties in excess of $250 have been paid 
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or are to be paid by the Contractor directly to any person or firm in 
connection with the performance of this contract If royalties in ex- 
cess of $250 have been paid or are to be paid to any person or firm, the 
report shall include the following items of information with respect to 
such royalties (including the initial $250): 

(1) The name and address of each licensor to whom royalties in 
excess of $250 have been paid or are to be paid, 

(2) The patent numbers, patent application serial numbers (with 
filing dates), or other identification of the basis for such royalties, 

( 3 ) The manner of computing the royalties consisting cf (i) 
a brief identification of each royalty-bearing unit or process, (hi) 
the total amount of royalties, and (iii) the percentage rate or dollars 
and cents amount of royalties on each such unit or process; PROVinED 
that if the royalties cannot be computed in terms of units or dollars 
and cents value, then other data showing the manner in which the Con- 
tractor computes the royalties. 

(b) In lieu of furnishing a report under paragraph (a), the Con- 
tractor may furnish a single, consolidated report for each accounting 
period of the Contractor during which the. Contractor has contracts with 
the Government, provided the Contractor has requested and obtained the 
prior written approval of the Contracting Officer, Such consolidated 
report shall be furnished, when the furnishing thereof has been approved, 
in the number of copies as approved, as so on as practicable after the 
close of the accounting period covered by the report. Such consolidated 
report shall be made in accordance with Contractor's established account- 
ing practice, and shall include, for the accounting period, the total 
amount cf royalties accruing to each licensor at a rate in excess of 
yl,000 per annum on the Contractor's over-all business, together with 

(i) the name and address of each such licensor, (ii) the patent numbers, 
patent application serial numbers (with filing dates), or other identi- 
fication of the basis for such royalties, (iii) a brief description cf 
the suoject matter of the license under which royalties are charged, 

(iv) the percentage rate or unit amount, or if the royalties do not 
accrue by rate or unit amount, such ether data showing the manner by 
which the royalties accrue tc licensor, and (v) an estimate or approxi- 
mation (without detailed accounting) of the X)ortion of such royalties 
that may be attributable to Government contracts. The Contractor shall, 
if requested by the Government, furnish at Government expense a more 
detailed allocation of such royalty payments attributable to Government 
contracts. 

(c) In the event that the Contractor requests written approval to 
furnish consolidated reports under paragraph (b ) above, the Contracting 
Officer shall promptly consider the request and furnish to the Contrac- 
tor a letter stating whether or not the request is approved and, not- 
withstanding any such approval, the Contracting Officer shall have the 
right to question any such subsequently furnished report as to accuracy 
or completeness of data and to ask for additional information. The 
Contractor shall furnish a copy of such letter of approval to the Con- 
tracting Officer administering this contract, 
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(&) After payment of eighty percent ( 80 $) of the amount of this 
contract, as from time to time amended, further payment shall be with- 
held until a reserve of either (i) ten percent (10$) of such amount or 
(ii) $5,000, which ever is less, shall have been set aside, such reserve 
or the balance thereof to be retained until the Contractor shall have 
furnished to the Contracting Officer the report called for by paragraph 
(a) hereof or the copy of the letter approving the Contractor's request 
to furnish the report under paragraph (b); PROVIDED that no amount shall 
continue to be withheld from payment for the causes specified in this 
paragraph (d) if the Contracting Officer shall find that the Contractor 
has not been furnished a letter as required by paragraph (c) within a 
reasonable time after making written request to submit a single, con- 
solidated report under the provisions of paragraph (b ) of this clause; 
and PROVIDED FURTHER that the Contracting Officer may, in his discre- 
tion, order payment to be withheld in the amount and manner above pro- 
vided if the report called for by paragraph (a) is unsatisfactory or (b ) 
is dhonbrtohas .not been received, or if received, is found to be unsat- 
isfactory. No amount shall be withheld under this paragraph when the 
minimum amount specified by this paragraph is being withheld under other 
provisions of this contract The withholding of any amount or subsequent 
payment thereof to the Contractor shall not be construed as a waiver of 
any right accruing; to the Government under this contract. 

25 - FILING OF PATENT APPLICATIONS 

(a) Before filing or causing to be filed a patent application dis- 
closing any^ subject matter of this contract, which subject matter is 
classified "Secret" or higher, the Contractor shall, citing the thirty 
( 30 ) day provision below, transmit the proposed application to the Con- 
tracting Officer for determination whether, for reasons of national 
security, such application should be placed under an order of secrecy 

or sealed in accordance with the provisions of 35 U* S* Code l8l-l88 
or the issuance of a patent should be otherwise delayed under pertinent 
statutes or regulations; and the Contractor shall observe any instruc- 
tions of the Contracting Officer with respect to the manner of delivery 
of the patent application to the U. S* Patent Office for filing, but 
the Contractor shall not be denied the right to file such patent appli- 
cation. If the Contracting Officer shall not have given any such in- 
structions within thirty (30) days from the date of mailing or other 
transmittal of the proposed application, the Contractor may file the 
application. 

(b ) The Contractor shall furnish to the Contracting Officer, at 
the time of or prior to the time when the Contractor files or causes 
to be filed a patent application disclosing any subject matter of this 
contract, which subject matter is classified "Confidential, 11 a copy of 
such application for determination whether, for reasons of national 
security, such application should be placed under an order of secrecy 
or the issuance of a patent should be otherwise delayed under pertinent 
statutes or regulations. 
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SECRET 

(e) In filing any patent application, coming within ths scope cf 
this clause, the Contractor shall observe all applicable security regu- 
lations covering the transmission of classified 'subject matter 

26. AUTHORIZATI ON AND CONSENT 


The following clause shall be applicable in all -contracts fcr sup- 
plies (including construction work), except purchase orders of $5 >000 
or less : 


The Government hereby gives its authorization and consent (without 
prejudice to its rights of indemnification, if such rights are provided 
for in this contract) for all use and jnanuf acture , in the performance of 
this contract or any part hereof or any amendment hereto or any subcon- 
tract hereunder (including any lower- tier subcontract), of any patented 
invention (i) embodied in the structure or composition, of any article 
the delivery of which is accepted by the Government under this contract, 
or (ii) utilized in the machinery, tools, or methods the use of which 
necessarily results from compliance by the Contractor or the using sub- 
contractor with (a) specifications i>r written provisions now or hereafter 
forming a part of this contract^ or (b) specific written instructions 
given by the Contracting Officer directing the manner of performance. 

•The Ccr -tractor r s entire liability to the Government for patent infringe- 
merit snail be determined solely by the provisions of the indemnity clause, 
if any , included in the contract and the Government assumes liability for 
all other infringement to the extent of the authorisation and consent 
hereinabove granted. 

27 PATENT RIGHTS 

(a) As used in this clause, the following terms shall have the 
meanings set forth below:- 

(i) The term "Subject Invention'’ means any invention, improve- 
ment or discovery (whether or not patentable) conceived or first actually 
reduced to practice either (A) in the pai’foraiance of the experimental, 
developmental , or research work called for or required under this con- 
tract, or (B) in the performance of any experimental, developmental, or 
research work relating to the subject matter of this contract which was 
done upon an understanding in writing that a contract would be awarded; 
PROVIDED that the term "Subject Invention." shall not include any inven- 
tion which is specifically identified and listed in the Schedule for the 
purpose of excluding it from the license granted by this clause. 

(ii) The term "Technical Personnel" means any person employed 
by or working under contract with the Contractor (ether than n subcon- 
tractor whose responsibilities with respect to rights accruing to the 
Government in inventions arising under subcontracts are set forth in 
paragraphs (g), (h), and (i) of this clause) who, by reason of the ' 
nature of his duties in connection with the performance of this con- 
tract, would reasonably be expected to make inventions. 
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(iii) The terms ''subcontract" and "subcontractor" mean any 
subcontract or subcontractor of the Contractor, and any lower-tier sub- 
contract or subcontractor under this, contract. 

(b ) (l) The Contractor agrees to and does hereby grant to the Govern- 
ment an irrevocable, nonexclusive, nontransferable, and royalty-free 
license to practice, and cause to be practiced by or for the United 
States Government throughout the world, each Subject Invention in the 
manufacture, use and disposition according to law, of any article or 
material, and in the use of any method No license granted herein shall 
convey any right to the Government to manufacture, have manufactured, or 
use any Subject Invention for the purpose of providing services or sup- 
plies to the general public in competition with the Contractor or the 
Contractor's commercial licensees in the licensed fields. 


( 2 ) With respect to: 

(i) any Subject Invention made by other than Technical Per- 


sonnel; 

(ii) any Subject Invention conceived prior to, but first 
actually reduced to practice in the course of, any of the experimental, 
developmental, or research work specified in (a)(i) above: and 

(iii) the practice of any Subject Invention in foreign 
countries; the obligation of the Contractor to grant a license as pro- 
vided in (b)(l) above, to convey title as provided in (d)(ii)(B) or (d) 
(iv) below, and to convey foreign rights as provided in (e) below, shall 
be limited to the extent of the Contractor's right to grant the same 
Without incurring any obligation to pay royalties or rther compensation 
to others solely on account of said grant. Nothing contained in this 
Patent Rights clause shall be deemed to grant any license under any in- 
vention other than a Subject Invention. 


(c) The Contractor shall furnish to the Contracting Officer the 
following information and reports concerning Subject Inventions which 
reasonably appear to be patentable : 


(L) a written disclosure promptly after conception or first 
actual reduction to practice of each such Invention together with a 
written statement specifying whether or not a United States patent appli- 
cation claiming the Invention has been or will be filed by or on behalf 
of the Contractor; 

(ii) interim reports, at least every twelve months, commen- 
cing with the date of this contract, each listing all such Inventions 
conceived or first actually reduced to practice more than three months 
prior to the date of the report, and not listed on a prior interim re- 
port, or certifying that there are no such unreported Inventions; and 

(iii) prior to final settlement of this contract, a final 
report listing all such Inventions including all those previously listed 
in interim reports. 


(d) In connection with each Subject Invention referred to in 
(c)(i) above, the Contractor shall do the following: 
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(i) if the Contractor specifies that a United States 
patent application claiming such Invention will be filed; the Con- 
tractor shall file or cause to be filed such application in due 
form and time; however, if the Contractor, after having specified 
that such an application would be filed, decides not to file or cause 
to be filed said application, the Contractor shall so notify the Con- 
tracting Officer at the earliest practicable date and in any event 

not later than eight months after first publication, public use or 
sale. 

(ii) if the Contractor specifies that a United States 
patent application claiming such Invention has not been filed and will 
not be filed (or having specified that such an application will be 
filed thereafter notifies the Contracting Officer to the contrary), the 
Contractor shall: 

(A) inform the Contracting Officer in writing at the 
earliest practicable date of any publication of such Invention made by 
or known to the Contractor or, where applicable, of any contemplated 
publication by the Contractor, stating the date and identify of such 
publication or contemplated publication; and 

(B) convey to the Government the Contractor's entire 
right, title, and interest in such Invention by delivering to the Con- 
tracting ^Officer upon written request such duly executed instruments 
(^prepared by the Government) of assignment and application, and such 
other papers as are deemed necessary to vest in the Government the 
Contractor's right, title, and interest aforesaid, and the right to 
a PPly for and prosecute patent applications covering such Invention 
throughout ^ the world, subject, however, to the right of the Contrac- 
tor specified in (e) below to file foreign applications, and subject 
further to the reservation of a non- exclusive and royalty- free license 
to the Contractor (and to its existing and future associated and affi- 

iated companies, if any, within the corporate structure of which the 
Contractor is a part) which license shall be assignable to the succes- 
sor of that part of the Contractor's business to which such Invention 
pertains : 

(iii) the Contractor shall furnish promptly to the Con- 
tracting Officer on request an irrevocable power of attorney to in- 
spect and make copies of each United States patent application filed 

y or on behalf oi the Contractor covering any such Invention; 

(iv) In the event the Contractor, or those other than the 
Government deriving rights from the Contractor, elects not to continue 
prosecution of any such United States patent application filed by or 
on behalf of . the Contractor, the Contractor shall so notify the Con- 

racting Officer not less than sixty days before the expiration of 
the response period and, upon written request, deliver to the Contrac- 
ting Officer such duly executed Instruments (prepared by the Government) 
as are deemed necessary to vest In the Government the Contractor's 
entire right, title, and interest in such Invention and the applica- 
tion, subject to the reservation as specified in (d)(ii) above; and 

(v) the Contractor shall deliver to the Contracting Officer 
duly executed instruments fully confirmatory of any license rights 
herein agreed to be granted to the Government. 
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(e) The Contractor , or those other than the Government deriving 
rights from the Contractor, shall have the exclusive rights to file 
applications on Subject Inventions in each foreign country ‘within: 

(i) nine months from the date a corresponding United States 
application is filed; 

(ii) six months from the date permission is granted to file 
foreign applications where such filing had been prohibited for security 
reasons ; or 

(iii) such longer period as may be approved by the Contrac- 
ting Officer. The Contractor shall, upon written request of the Con- 
tracting Officer, convey to the Government the Contractor r s entire 
right, title, and interest in each Subject Invention in each foreign 
country in which an application has not been filed within the time 
above specified, subject to the reservation of a non- exclusive and 
royalty-free license to the Contractor together with the right of the 
Contractor to grant sublicenses, which license and right shall be as- 
signable to the successor of that part of the Contractor’s business to 
which the Subject Invention pertains. 


^(f) If the Contractor fails to deliver to the Contracting Officer 
the interim reports required by (c)(ii) above, or fails to furnish the 
written disclosures for all Subject Inventions required by (c)(i) above 
shown to be due in accordance with any interim report delivered under 
(c)(ii) or otherwise known to be unreported, there shall be withheld 
from payment until the Contractor shall have corrected such failures 
either ten percent (l0$) of the amount of this contract, as from time 
to time amended, or five thousand dollars ($5,000), whichever is less* 
After payment of eighty percent (8 Qffo) of the amount of this contract, 
as from time to time amended, payment shall be withheld until a reserve 
of either ten percent (10 °jo) of such amount, or five thousand dollars 
V$5,000), whichever is less, shall have been set aside, .such reserve 
or balance thereof to be retained until the Contractor shall have fur- 
nished to the Contracting Officer: 

(i) the final report required by (c)(iii) above; 

(ii) written disclosures for all Subject Inventions required 
by (c)(i)above which are shown to be due in accordance with interim re- 
ports delivered under (c)(ii) above or in accordance with such final 
reports or are otherwise known to be unreported; and 

(iii) the information as to any subcontractor required by (h) 
below. The maximum amount which may be withheld under this paragraph 
(f) shall not exceed ten percent (10^) of the amount of this contract 
or five thousand dollars ($5,000), whichever is less, and no amount 
shall be withheld under this paragraph (f) when the amount specified 
by this paragraph (f) is being withheld under other provisions of this 
contract. The withholding of any amount or subsequent payment thereof 
to the Contractor shall not be construed as a waiver of any rights ac- 
cruing to the Government under this contract. This paragraph (f ) shall 
not be construed as requiring the Contractor to withhold any amounts 
from a subcontractor to enforce compliance with the patent provisions 
of a subcontract. 
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(g) The Contractor shall exert all reasonable effort in negotia- 
ting for the inclusion of this Patent Rights clause in any subcontract 
hereunder of three thousand dollars ($3,000) or more having experimen- 
tal, developmental, or research work as one of its purposes. In the 
event of refusal by a subcontractor to accept the Patent Rights clause, 
the Contractor shall not proceed with the subcontract without written 
authorization of the Contracting Officer, and upon obtaining such auth- 
orization, shall cooperate with the Government in the negotiation with 
such subcontractor of an acceptable patent rights clause; PROVIDED, 
however , that the Contractor shall in any event require the subcontrac- 
tor to grant to the Government patent rights under Subject Inventions 
of no less scope and on no less favorable terms than those which the 
Contractor has under such subcontracts , except that in no event shall 
the subcontractor be required to grant to the Government patent rights 
in excess of those herein agreed to be granted to the Government by the 
Contractor. 

(h) The Contractor shall, at the earliest practicable date, notify 
the Contracting Officer in writing of any subcontract containing a patent 
rights clause, furnish the Contracting Officer a copy of such clause, and 
notify the Contracting Officer when such subcontract is completed. It is 
understood that with respect to such subcontract clause, the Government 
is a third party beneficiary, and the Contractor hereby assigns to the 
Government all the rights that the Contractor would have to enforce the 
subcontractor's obligations for the benefit of the Government with res- 
pect to Subject Inventions. The Contractor shall not be obligated to 
enforce the agreements of any subcontractor hereunder relating to Subject 
Inventions . 

(i) When the Contractor shows that it has been delayed in the 
performance of this contract by reason of its inability to obtain in ac- 
cordance with (g) above a suitable patent rights clause from a qualified 
subcontractor for any item or service required under this contract for 
which the Contractor itself does not have available facilities or quali- 
fied personnel, the Contractor's delivery dates shall be extended for a 
period of time equal to the duration of such delay; and, upon request 
of the Contractor, the Contracting Officer shall determine to what ex- 
tent, if any, an additional extension of the delivery dates and an in- 
crease in contract prices based upon additional costs incurred by such 
delay are proper under the circumstances ; and the contract shall be 
modified accordingly. If the Contractor, after exerting all reasonable 
effort, is unable to obtain a qualified subcontractor as set forth above, 
the Contractor may submit to the Contracting Officer a written request 
for waiver or modification of the requirement that a suitable patent 
rights clause be included in the subcontract. 

Such request shall specifically state that the Contractor has used 
all reasonable effort to obtain such qualified subcontractor, and shall 
cite the waiver or termination provision hereinafter set forth. If, 
within thirty-five ( 35 ) days after the date of receipt of such request 
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the Central Ih ^ ^ by the Goveri ^ llt * If within such period 
+ act °L® ha11 receive a written denial of such request by the 

rnimte aS S th f ^ Contract sha11 thereupon automatically ter- 
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tion for -H ° nS ° clause of this contract providing for termina- 

xion ior the convenience of the Government. 

28. COPYRIGHT 

ment ^ e <+° Ut ™ Ct0r agrcos to and does hereb y grant to the Govern- 

of their oS- S n°f^ erS V a f entS and en P lo y ees acting within the scope 
cable liooff + 1 dutl ^ s " a royalty- free, nonexclusive and irrevo- 
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abii wor> ttt e + . aS aforesaid wilder any and all copyrighted or copyright- 
forniance k rf°+h ' rSt produced or exposed by the Contractor in tho per- 

nished unde-tt' COnbracb but whlch is incorporated in the material fur- 
th contract, provided that such license shall be only to 

tlementnf c °ntractor now has, or prior to completion or final set - 

Witw bcc onina°?- r S? r y acquir ^ the ri S ht to g rant such license 
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The . Contractor agrees to report to the Contracting Officer, 
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+ +i Contractor agrees to and does hereby grant toJ&e--Government 
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erm-l nt S • purpo8 ^(^^^tho right to give to foreign gov- 
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oanta - innd in this shall Tfre- deemed p direc tly or i-muli rnt . -i-n a ^i 

tfo grant any under o py pat 1 - 1 1 '■ n o ns. gun A or to 

jjAii y ii'ii acay , jj, j-^-U L , ”TCe -reproduce - an ything- else ea^l lod f o r by thio contrast . 


30. GOVERMENT^SIJMISHED PR0P3RTT 

(a) The Government shall deliver to the Contractor, for use in 
connection with and under the terras of this contract, the property des- 
cribed in the Schedule or specifications, together with such related 
data ar.d information as the Contractor may request and as may reason- 
ably be required for the intended use of such property (hereinafter 
referred to as ^Government- furnished Property"). The delivery or per- 
formance dates for the supplies or services to be furnished by the Con- 
tractor under this contract are based upon the expectation that Govern- 
ment-furnished Property suitable for use will be delivered to the Con- 
tractor at the times stated in the Schedule or, if not so stated, in 
sufficient time to enable the Contractor to meet such delivery or per- 
formance dates. In the event that Government-furnished Property is not 
delivered to the Contractor by such time or times, the Contracting Offi- 
cer shall, upon timely written request made by the Contractor, make a 
determination of the delay occasioned the Contractor thereby, and shall 
equitably adjust the delivery or performance dates or the contract price, 
or botlr, and any other contractual provision affected by such delay, in 
accordance with the procedures provided for in the clause of this con- 
tract entitled "Changes." In the event the Government-furnished Property 
is received by the Contractor in a condition not suitable for the in- 
tended use the Contractor shall, upon receipt thereof, notify the Con- 
tracting Officer of such fact and, as directed by the Contracting Offi- 
cer, either (i) return such property at the Government 1 s expense or 
otherwise dispose of the property, or (ii) effect repairs or modifica- 
tions. Upon the completion of (i) or (ii) above, the Contracting Officer 
upon written request of the Contractor shall equitably adjust the delivery 
or performance dates or the contract price, or both, and any other con- 
tractual provision affected by the rejection or disposition, or the re- 
pair or modification^ in accordance with the procedures provided for in 
the clause of this contract entitled "Changes." The foregoing provisions 
for adjustment are exclusive and the Government shall not be liable to 
suit for breach of contract by reason of any delay in delivery of Gov- 
ernment-furnished Property or delivery of such property in a condition 
not suitable for its intended use. 

(b) By notice in writing the Contracting Officer may decrease the 
property furnished or to be furnished by the Government under this con- 
tract- In any such case, the Contracting Officer upon the written re- 
quest of the Contractor shall equitably adjust the delivery or per- 
formance dates or the contract price, or both, and any other contrac- 
tual provisions affected by the decrease, in accordance with the pro- 
cedures provided for in the clause of this contract entitled "Clianges." 
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(c) Title to the Go vernne nt - f urni she d property shall remain in 
the Government. Title to Government- furnished property shall not be 
affected by the incorporation or attachment thereof to any property 
not owned by the Government,, nor shall such Government-- furnished pro- 
perty, or any part thereof, be or become a fixture or lose its identity 
as personalty by reason of affixation to any realty. The Contractor 
shall maintain adequate property control records of Government-furnished 
property in accordance with the provisions of the "Manual for the Control 
of Government Property in the Possession of Contractors" (Appendix B, 
Armed Services Procurement Regulation) as in effect on the date of the 
contract, which Manual is hereby incorporated by reference and made a 
part of this contract. 


(d) The Government-furnished property shall, unless otherwise 
provided herein, be used only for the performance of this contract. 

(e) . The Contractor shall maintain and administer, in accordance 
with sound industrial practice, a program for the maintenance, repair, 
protection and preservation of Government-furnished property, until 
disposed of by the Contractor in accordance with this clause. In the 
event that any damage occurs to Government -furnished Property the risk 
of which has been assumed by the Government under this contract, the 
Government shall, replace such items or the Contractor shall make such 
repair of the property as the Government directs; provided, however, 
that if the Contractor cannot effect such repair within the time re- 
quired, the Contractor shall dispose of such property in the manner 
directed by the Contracting Officer. The contract price includes no 
compensation to the Contractor’ for the performance of any repair or 
replacement for which the Government is responsible, and an equitable 
adjustment will be made in the contract price for any such repair or 
replacement of Government-furnished property made at the direction of 
the Government. Any repair or replacement for which the Contractor 

is responsible under the provisions of this contract shall be accom- 
plished by the Contractor at its own expense. 


(f) (i) Except for loss, destruction or damage resulting from a 
failure of the Contractor, due to willful misconduct or lack of good 
faith of any of the Contractor's managerial personnel as defined 
herein, to maintain and administer the program for the maintenance, 
repair, protection and preservation of the Government-furnished pro- 
perty as required by paragraph (e) hereof, and except as specifically 

provided in clause (s) of this contract or in the clause or 

clauses of this contract designated in the Schedule, the Contractor 
shall not be liable for loss or destruction of or damage to the Gov- 
ernment-furnished property (a) caused by any peril while the property 
is in transit off the Contractor's premises, or (B) caused by any of 
the following perils while the property is on the Contractor's or sub- 
contractor's premises, or on any other premises where such property 
may properly be located, or by removal t h.er-o£jr<?i;i bo cause ..of any of the 
following perils :: ..... - - 
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(i) Fire , lightning: windstorm, cyclone, tornado, hail; explo- 
sion; riot, riot attending a strike, civil commotion; vandalism and mali- 
cious mischief; sabotage; aircraft or objects falling therefrom; vehicles 
running on land or tracks , excluding vehicles owned or operated by the 
Contractor or any agent or employee of the Contractor; smoke, sprinkler 
leakage; earthquake ^ or volcanic eruption; flood, meaning thereby rising 
of a body of water; hostile or warlike action, including action in hin- 
dering, combating, or defending against an actual, impending or expected 
attack by any government or sovereign power (de jure or de facto), or by 
any authority using military, naval, or air forces, or by an agent of any 
such government, power, authority, or forces; or 

(il) Other peril, of a type not listed above, if such other 
peril is customs,rily covered by insurance (or by a reserve for self- 
insurance) in accordance with the normal practice of the Contractor, or 
the prevailing practice in the industry in which the Contractor is en- 
gaged with respect to similar property in the same general locale. 

The perils as set forth in (A) and (B) above are hereinafter called 
"excepted perils . " 

This clause shall not he construed as relieving a subcontractor from 
liability for loss or destruction of or damage to the Government-Furnished 
property while in its possession or control, except to the extent that 
the subcontract, with the prior approval of the Contracting Officer, may 
provide for the relief of the subcontractor from such liability. In the 
absence of such approval, the subcontract shall contain appropriate pro- 
visions requiring the return of all Government-Furnished property in as 
good condition as when received, except for reasonable wear and tear or 
for the utilization of the property in accordance with the provisions of 
the prime contract . 

The term "Contractor's managerial personnel" as used herein means 
the Contractor's directors, officers and any of its managers, superin- 
tendents, or other equivalent representatives who have supervision or 
direction of (i) all or substantially all of the Contractor's business; 
((II) all or substantially all of the Contractor's operation at any one 
^ plant or separate location at which the contract is being performed; 
\(lll) a separate and complete major industrial operation in connection 
witti the performance of this contract . 


i (ii) The Contractor represents that it is not including in the I 

price hereunder, and agrees that it will not hereafter include in any ? 

price to the Government, any charge or reserve for insurance (including ; 

se lI - i rL suran.ce funds or reserves) covering loss or destruction of or 
damage to the Government— furnished property caused by any excepted 
peril. 


(iii) Upon .the happening of loss or destruction of or damage 
to any Government-furnished property caused by an excepted peril, the 
Contractor shall notify the Contracting Officer thereof, and shall 
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communicate with the Loss and Salvage Organization, if any, now or here- 
after designated by the Contracting Officer, and with the assistance of 
the Loss and Salvage Organization so designated (unless the Contracting 
Officer has directed that no such organization be employed), shall take 
all reasonable steps to protect the Government-furnished property from 
iurther damage, separate the damaged and undamaged Government-furnished 
property, put all the Government-furnished property in the best possible 
order, and furnish to the Contracting Officer a statement of: (A) the 
lost, destroyed and damaged Government-furnished property (B) the time 
and origin of the loss, destruction or damage, (C) all known interests 
in commingled property of which the Government- furnished property is a 
part, and (d) the insurance, if any, covering any part of or interest 
in such commingled property. The Contractor shall be reimbursed for 
the expenditures made by it in performing its obligations under this sub- 
paragraph (iii)( including charges made to the Contractor by the Loss and 
Salvage Organization, except any of such charges the payment of which 
the Government has, at its option, assumed directly), to the extent ap- 
proved by the Contracting Officer and set forth in a Supplemental Agree- 
ment , 


(iv) With the approval of the Contracting Officer after loss 
or destruction of or damage to Government-furnished property, and sub- 
ject to such conditions and limitations as may be imposed by the Con- 
tracting Officer, the Contractor may, in order to minimize the loss to 
the Government or in order to permit resumption of business or the like, 
sell for the account of the Government any item of Government-furnished 
properly which has been damaged beyond practicable repair, or which is 
so commingled or combined with property of others, including the Con- 
tractor, that separation is impracticable. 

(v) Except to the extent of any loss or destruction of or 
damage to Government-furnished property for which the Contractor is re- 
lieved of liability under the foregoing provisions of this clause, and 
except for reasonable wear and tear or depreciation, or the utilization 
of the Government- furnished property in accordance with the provisions 
of this contract, the Government-furnished property (other than property 
permitted to be sold) shall be returned to the Government in as good 
condition as when received by the Contractor in connection with this 
contract, or as repaired under paragraph (e) above. 


(vi) In the event the Contractor is reimbursed or compensated 
for any loss or destruction of or damage to the Government-furnished 
property, caused by an excepted peril, it shall equitably reimburse the 
Government. The Contractor shall do nothing to prejudice the Government's 
rights to recover against third parties for any such loss, destruction or 
damage and, upon the request of the Contracting Officer, shall at the 
Government's expense, furnish to the Government all reasonable assistance 
and cooperation (including the prosecution of suit and the execution of 
instruments of assignment in favor of the Government) in obtaining re- 
covery. In addition, where a subcontractor has not been relieved from 
liability for any loss or destruction of or damage to the Government- 
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Furnished property, the Contractor shall enforce the liability of the 
subcontractor for such loss or destruction of or damage to the Govern- 
ment-Furnished property for the benefit of the Government. 

(vii)( Where applicable). In the event any aircraft are to be 
furnished under this contract, any loss or destruction of, or damage to, 
such aircraft or other Government-furnished property occurring in con- 
nection with operations of said aircraft will be governed by the clause 
of this contract captioned "Flight Risks", to the extent such clause is, 
by its terms, applicable. 

(g) Tne Government shall at all reasonable times have access to 
the premises wherein any Government-furnished property is located. 

(h) Upon the completion of this contract, or at such earlier date 
as may be fixed by the Contracting Officer, the Contractor shall submit, 
in a form acceptable to the Contracting Officer, inventory schedules 
covering all items of Government -furnished property not consumed in the 
performance of this contract (including any resulting scrap), or not 
theretofore delivered to the Government, and shall deliver or make such 
other disposal of such Government-furnished property, as may be directed 
or authorized by the Contracting Officer. Recoverable scrap from Gov- 
ernment-furnished property shall be reported in accordance with a pro- 
cedure and in such form as the Contracting Officer may direct. The net 
proceeds of any such disposal shall be credited to the contract price or 
shall be paid in such other manner as the Contracting Officer may direct 

(i) Directions of the Contracting Officer and communications of 
the Contractor shall be in writing. 

31. TERMINATION FOR CONVENIENCE OF THE GOVERNMENT 

(a) The performance of work under this contract may be terminated 
by the Government in accordance with this clause in whole, or from time 
to tine in part, whenever the Contracting Officer shall determine that 
such termination is in the best interest of the Government. Any such 
termination shall be effected by delivery to the Contractor of a Notice 
of Termination specifying the extent to which performance of work under 
the contract is terminated, and the date upon which such termination be- 
comes effective , 


(b ) After receipt of a Notice of Termination, and except as other- 
wise directed by the Contracting Officer, the Contractor shall (l) stop 
work under the contract on the date and to the extent specified in the 
Notice of Termination; (2) place no further orders or subcontracts for 
materials , services , or facilities except as may be necessary for com- 
pletion of such portion of the work under the contract as is not ter- 
minated; ( 3 ) terminate all orders and subcontracts to the extent that 
they relate to the performance of work terminated by the Notice of Ter- 
mination; (4) assign to the Government, in the manner, at the times, and 
to the extent directed by the Contracting Officer, all of the right, 
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title, and interest of the Contractor under the orders and subcontracts 
so terminated, in which case the Government shall have the right, in its 
discretion, to settle or pay any or all claims arising out of the termina- 
tion of such orders and subcontracts; (5) settle all outstanding liabi- 
lities and all claims arising out of such termination of orders and sub- 
contracts, with the approval or ratification of the Contracting Officer, 
to the extent he may require, which approval or ratification shall be 
final for all the purposes of this clause; (6) transfer title and deliver 
to the Government, in the manner, at the times, and to the extent, if any, 
directed by the Contracting Officer, (i) the fabricated or unfabricated 
parts, work in process, completed work, supplies, and other material pro- 
duced as a part of, or acquired in connection with the performance of, 
the work terminated by the Notice of Termination, and (ii) the completed 
or partially completed plans, drawings, information , and other property 
which, if the contract had been completed, would have been required to 
be furnished to the Government, (7) use its best efforts to sell, in the 
manner, at the times, to the extent, and at the price or prices directed 
or authorized by the Contracting Officer, any property of the types re- 
ferred to in provision (6) of this paragraph, PROVIDED, HOWEVER, that the 
Contractor (i) shall not be required to extend credit to any purchaser, 
and (ii) may acquire any such property under the conditions prescribed 
by and at a price or prices approved by the Contracting Officer; and 
PROVIDED further that the proceeds of any such transfer or disposition 
shall be applied in reduction of any payments to be made by the Govern- 
ment to the Contractor under this Contract or shall otherwise be credited 
to the price or cost of the work covered by this contract or paid in such 
other manner as the Contracting Officer may direct; (8) complete perfor- 
mance of such part of the work as shall not have been terminated by the 
Notice of Termination; and (9) take such action as may be necessary, or 
as the Contracting Officer may direct, for the protection and preserva- 
tion of the property related to this contract which js in the possession 
of the Contractor and in which the Government has or may acquire an 
interest. At any time after expiration of the plant clearance period, as 
defined in Section VIII, Armed Services Procurement Regulation, as it nay 
be amended from tine ±o-timeyHdie Contractor nay submit to the Contrac- 
ting Officer a list, certified as to quantity and quality, of any or all 
items of termination inventory not previously disposed of, exclusive of 
items the disposition of which has been directed or authorized by the 
Contracting Officer, and may request the Government to remove such items 
or enter into a storage agreement covering them. Not later than fifteen 
(15) days thereafter, the Government will accept title to such items and 
remove them or enter into a storage agreement covering the same, PROVIDED 
that the list submitted shall be subject to verification by the Contrac- 
ting Officer upon removal of the items, or if the items are stored, within 
forty-five (k5) days from the date of submission of the list, and any 
necessary adjustment to correct the list as submitted shall be made prior 
to final settlement. 

(c) After receipt of a Notice of Termination, the Contractor shall 
submit to the Contracting Officer its termination claim, in the form and 


EP (Oct. 8, 1956) ( 

Price Rev £ pproved For Release 2002/1 0/1 ^?c7a-RDP6* 


87A000700090072-5 



Approved For Release 2002/10/16 : CIA-RDP64B00187A000700090072-5 

Secret 

with the certification prescribed by the Contracting Officer. Such claim 
shall be submitted promptly but in no event later than two years from 
the effective date of termination, unless one or more extensions in writ- 
ing are granted by the Contracting Officer, upon request of the Contrac- 
tor made in writing within such two-year period or authorized extension 
thereof. However, if the Contracting Officer determines that the facts 
justify such action, he nay receive and act upon any such termination 
claim at any time after such two-year period or any extension thereof. 

Upon failure of the Contractor to submit its termination claim within 
the time allowed, the Contracting Officer may determine, on the basis of 
information available to him, the amount, if any, due to the Contractor 
by reason of the termination and shall thereupon pay to the Contractor the 
amount so determined. 

(d) Subject to the provisions of paragraph (c), the Contractor and 
the Contracting Officer nay agree upon the whole or any part of the 
amount or amounts to be paid to the Contractor by reason of the total 

or partial termination of work pursuant to this clause, which amount 
Or amounts nay include a reasonable allowance for profit on work done. 

The contract shall be amended accordingly, and the Contractor shall be 
paid the agreed amount. Nothing in paragraph (e) of this clause, pres- 
cribing the amount to be paid to the Contractor in the event of failure 
of the Contractor and the Contracting Officer to agree upon the whole 
amount to be paid to the Contractor by reason of the termination of work 
pursuant to this clause, shall be deemed to' limit, restrict, or otherwise 
determine or affect the amount or amounts which may be agreed upon to be 
paid to the Contractor pursuant to this paragraph (d). 

(e) In the event of the failure of the Contractor and the Contrac- 
ting '.Officer to agree as provided in paragraph (d) upon the whole amount 
to be paid to the Contractor by reason of the termination of work pursuant 
to this clause, the Contracting Officer shall determine, on the basis of 
information available to him, the amount, if any, due to the Contractor 
by reason of the termination and shall pay to the Contractor the amounts 
determined as follows : 

(1) For completed supplies accepted by the Government (or sold 
or acquired as provided in paragraph (b)(7) above) and not theretofore 
paid for, a sum equivalent to the aggregate price for such supplies com- 
puted in accordance with the price or prices specified in the contract, 
appropriately adjusted for any saving of freight or other charges; 

( 2 ) The total of — 

(i) The costs incurred in the performance of the work termina- 
ted, including initial costs and preparatory expense allocable thereto, 
but exclusive of any costs attributable to supplies paid or to be paid 
for under paragraph (e)(l) hereof; 
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(ii) The cost of settling and paying claims arising out of the 
termination of work under subcontracts or orders , as provided in para- 
graph (b)(5) above ; which are properly chargeable to the terminated 
portion of the contract (exclusive of amounts paid or payable on account 
of supplies or materials delivered or services furnished by subcontrac- 
tors or vendors prior to the effective date of the Notice of Termina- 
tion; which amounts shall be included in the costs payable under (i) 
above ) . 

(iii) An allowance for profit in keeping with the provisions 
of the clause; "Price Redetermination;" of the Schedule hereto. 

(3) The reasonable costs of settlement; including accounting; 
legal; clerical; and other expenses reasonably necessary for the prepara- 
tion of settlement claims and supporting data with respect to the ter- 
minated portion of the contract and for the termination and settlement 
of subcontracts thereunder; together with reasonable storage; trans- 
portation; and other costs incurred in connection with the protection 
or disposition of property allocable to this contract. 

The total sum to be paid to the Contractor under (l) and (2) of 
this paragraph (e) shall not exceed the total contract price as re- 
duced by the amount of payments otherwise made and as further reduced 
by the contract price of work not terminated. Except for normal spoil- 
age; and except to the extent that the Government shall have otherwise 
expressly assumed the risk of loss; there shall be excluded from the 
amounts payable to the Contractor as provided in paragraph (e)(l) and 
paragraph (e)(2)(i); the fair value; as determined by the Contracting 
Officer; of property which is destroyed; lost, stolen, or damaged so as 
to become undeliverable to the Government, or to a buyer pursuant to 
paragraph (b)( 7 ). 

(f) Any determination of costs under paragraph (c) or (e) hereof 
shall be governed by the Statement of Principles for Consideration of 
Costs set forth in Part k of Section VIII of the Armed Services Pro- 
curement Regulation, as in effect on the date of this contract. 

(g) The Contractor shall have the right of appeal, under the 
clause of this contract entitled "Disputes," from any determination 
made by the Contracting Officer under paragraphs (c) or (e) above, 
except that if the Contractor has failed to submit its claim within 
the time provided in paragraph (c) above and has failed to request 
extension of such time, he shall have no such right of appeal. In 
any case where the Contracting Officer has made a determination of the 
amount due under paragraph (c) or (e) above, the Government shall pay 
to the Contractor the following : ( i ) if there is no right of appeal 
hereunder or if no timely appeal has been taken, the amount so deter- 
mined by the Contracting Officer, or (ii) if an appeal has been taken, 
the amount finally determined on such appeal. 
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(h) In arriving at the amount hue the Contractor under this clause 
there shall he deducted (l) all unliquidated advance or other unliquidated 
payments on account theretofore made to the Contractor, (2) any claim 
which the Government may have against the Contractor in connection with 
this contract, and ( 3 ) the agreed price for, or the proceeds of sale of, 
amr materials, supplies, or other things acquired by the Contractor or 
sold, pursuant to the provisions of this clause, and not otherwise re- 
covered by or credited to the Government. 

(> ) If the termination hereunder be partial, prior to the settle- 
ment oi the terminated portion of this contract, the Contractor may file 
with tl\e Contracting Officer a request in writing for an equitable ad- 
justment of the price or prices specified in the contract relating to 
the continued portion of the contract (the portion not terminated by 
the Notice of Termination), and such equitable adjustment as may be 
agreed Upon shall be made in such price or prices 

(j) Tile Government may from time to time, under such terms and con- 
ditions as it may prescribe, make partial payments and payments on account 
against costs incurred by the Contractor in connection with the terminated 
portion of this contract whenever in the opinion of the Contracting Offi- 
cer the aggregate of such payments shall be within the amount to which 
the Contractor will be entitled hereunder. If the total of such payments 
is in excess of the amount finally agreed or determined to be due under 
this clause] such excess shall be payable by the Contractor to the Gov- 
ernment upon demand, together with interest computed at the rate of c $ 
per annurd, for the period from the date such excess payment is received 
by the Contractor to the date on which such excess is repaid to the Gov- 
ernment 1 provided, however, that no interest shall be charged with res- 
pect to ahy such excess payment attributable to a reduction in the Con- 
tractors cjlaim by reason of retention or other disposition of termina- 
tion inventory until ten days after the date of such retention or dis- 
position. 1 

i 

(k) Unless otherwise provided for in this contract, or by appli- 
cable statute, the Contractor, from the effective date of termination 
and for a period of six years after final settlement under this con- 
tract, shall preserve and make available to the Government at all rea- 
sonable times at the office of the Contractor but without direct charge 
to the Government, all its books, records, documents, and other evidence 
bearing on the costs and expenses of the Contractor under this contract 
and relating to the work terminated hereunder, or, to the extent ap- 
proved by the Contracting Officer, photographs, micro-photographs, or 
other authentic reproductions thereof. 


PAYMENTS 


The Contractor shall b /a pai^ i^T 1 111 11 of properly cer- 
tified invgii^u^^ prices stipulated herein for supplies 

ulu li 6 ui Cd and accepted or services rendered and accepted, - l ess deductions 5 
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33. DEFAULT 

(a) The Government may, subject to the provisions of paragraph 

(b) below, by written Notice of Default to the Contractor, terminate, 
the whole or any part of this contract in any one of the following cir- 
cumstances : 

(i) If the Contractor fails to make delivery of the supplies or 
to perform the services within the tine specified herein or any exten- 
sion thereof; or 

(ii) If' the Contractor fails to perform any of the other provi- 
sions of this contract, or so fails to make progress as to endanger 
performance of this contract in accordance with its terns , and in either 
of these two circumstances does not cure such failure within a period 

of 10 days (or such longer period as the Contracting Officer may auth- 
orize in writing) after receipt of notice from the Contracting Officer 
specifying such failure. 

(b ) The Contractor shall not be liable for any excess costs, if 
any failure to perform the contract arises out of causes beyond the 
control and without the fault or negligence of the Contractor. Such 
causes Include, but are not restricted to, acts of God or of the 
public enemy, acts of the Government, fires, floods, epidemics, quar- 
antine restrictions, strikes, freight embargoes, unusually severe 
weather, and defaults of subcontractors due to any of such causes 
unless the Contracting Officer shall determine that the supplies or 
services to be furnished by the subcontractor were obtainable from 
other sources in sufficient time to permit the Contractor to meet the 
required delivery schedule 

( c ) In the event the Government terminates this contract in whole 
or in part as provided in paragraph (a) of this clause, the Government 
may procure, upon such terms and in such manner as the Contracting 
Officer may deem appropriate, supplies or services similar to those so 
terminated, and the Contractor shall be liable to the Government for 
any excess costs for such similar supplies or services, PROVIDED that 
the Contractor shall continue the performance of this contract to the 
extent not terminated under the provisions of this clause. 

(d) If this contract is terminated as provided in paragraph (a) 
of this clause., the Government, in addition to any other rights pro- 
vided in this clause f may require the Contractor to transfer title 
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and deliver to the Government, in the manner and to the extent 
directed by the Contracting Officer, (i) any completed supplies, 
and (ii) such partially completed supplies and materials, parts, 
tools, dies, jigs, fixtures , plans, drawings. Information ana con- 
tract rights (hereinafter called "manufacturing material. ) as the 
Contractor has specifically produced or specifically acquired for 
the performance of such part of this contract as has been teminated, 
and the Contractor shall, upon direction of the Contracting Officer, 
protect and preserve property in possession of the Contractor in 
which the Government has an interest. The Government shall pay to 
the Contractor the contract price for completed supplies delivered 
to and accepted by the Government, and the amount agreed upon by the 
Contractor and the Contracting Officer for manufacturing materials 
delivered to and accepted by the Government and for the protection 
and preservation of property. Failure to agree shall be a dispute 
concerning a question of fact within the meaning of the clause of 
this contract entitled "Disputes." 


(e) If, after notice of termination of this contract under 
the provisions of paragraph (a) of this clause, it is determined 
that the failure to perform this contract is due to causes beyond 
the control and without the fault or negligence of the Contractor 
pursuant to the provisions of paragraph lb) of this clause, such 
Notice of Default shall be deemed to have been issued pursuant to 
the clause of this contract entitled "Termination for Convenience 
of the Government" and the rights and obligations of the parties 
hereto shall in such event be governed by such clause. Except as 
otherwise provided in this contract, this paragraph (e) applies only 
if this contract is with a military department. 


(f ) The rights and remedies of the Government provided in this 
clause shall not be exclusive and are in addition to any other rights 
and remedies provided by law or under this contract. 


34. SUBCONTRACTS FOR WORK OR SERVICES 

(a) No contract shall be made by the Contractor with any other 
party for furnishing any of the completed or substantially completed 
articles, spare parts or work, herein contracted for, without the 
written approval of the Contracting Officer as to sources . 

(b) The Contractor shall give specific advance notification 
to the Contracting Officer of any proposed subcontract hereunder 
which (i) is on a cost or cost-plus-a-fixed-fee basis, or t* 1 ) * s 
on a fixed-price basis exceeding in dollar amount either $ 25,000 
or five percent (5$) of the total amount of this contract. 
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(c) The Contractor shall not, without the prior written consent of 
the Contracting Officer, place any subcontract which (i) is on a cost or 
cost-plus-a-fixed-fee basis, or (ii) is on a fixed price basis exceeding 
in dollar amount either $25,000 or five percent (5%) of the total amount 
of this contract (iii) provides for the fabrication, purchase, rental, 
installation or other acquisition, of any item of industrial facilities, 
or of special tooling having a value in excess of $1,000, or (iv) is on 

a tiae-and-material or labor-hour basis. The Contracting Officer may, 
in his discretion, ratify in writing any such subcontract} such action 
shall constitute the consent of the Contracting Officer as required by 
this paragraph (c), 

(d) The Contractor agrees that no subcontract placed under this contract 
shall provide for payment on a cost-plus- a^-percentage-of-cost basis, 

(e) The Contracting Officer may, in his discretion, specifically approve 
in writing any of the provisions of a subcontract. However, such approval or 
the consent of the Contracting Officer obtained as required by this clause 
shall not be construed to constitute a determination of the acceptability 

of the subcontract price, unless such approval specifically provides that 
it constitutes a determination of the acceptability of the subcontract 
price. 


(f ) The Contracting Officer may approve all or any part of the 
Contractor* s purchasing system and from time to time rescind or reinstate 
such approval. Such approval shall be deemed to fulfill the requirements 
of paragraphs &, b, and c of this Article 34, The Contracting Officer has 
approved the Contractor* s purchasing system, and such approval shall remain 
in effect unless rescinded by the Contracting Officer in writing, 

35. ALTERATIONS IN CONTRACT 

The following alterations were made in this contract prior to signature 
thereof by the parties to this contract t 

(a) The following articles were added i 
INSPECTION AND AUDIT 

(a) The Contractor agrees that its books and records and its plants, or 
such part thereof as may be engaged in the performance of this contract, shall 
at all reasonable times be subject to inspection and audit by and authorised 
representative of the Contracting Officer. 

(b) The Contractor shall cause a like provision to be included in all 
subcontracts hereunder. 

37. SUPERSEDING SPECIFICATIONS 

All references In any Government specification incorporated herein to 
other Government specifications shall be deemed to include all specifications 
supplementary to or superseding the specifications so referred to, to the 
extent that such supplementary or superseding specifications are in effect 
at the date of Contractor *s latest quotation, if the Contractor was furnished 
or otherwise notified of the existence of such supplementary 6t superseding 
specification at the time of said quotation. 

38. DELAY IN DELIVERY DATA 

(a) It is understood that the efficient use by the Government of 
the supplies called for hereunder requires that the data dialled for 
hereunder be delivered not later than the time or respective times herein 
specified. If such data is not delivered at said time or times, the 
Government may at its election, so long as such data remains undelivered, 
unless the delay in delivery thereof arises out of causes beyond the 
control and without the fault or negligence of the Contractor within the 
meaning of the clause hereof entitled •Default," withhold payment to the 
Contractor for any of the amounts then due, refuse approval of the 
Contractor* s vouchers and refuse to accept further deliveries hereunder 
from the Contractor or take any other action authorised by law or 
regulation now or hereafter in effect including termination of the 
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contract for default to the extent and in the manner authorized by said 
clause , and may take any or all of the foregoing actions separately or 
in combination.. 

(b) The provisions of this clause shall only be applicable to 
technical data* such as handbooks* service manuals, or other infornmtton 
necessary for the proper maintenance or servicing of the end iteiss called 
for herein. 

39- QUALITY CONTROL SPECIFICATION 

Except as otherwise provided in this contract, the Contractor’s 
system of quality control during the performance of this contract shall 
be in accordance with the provisions of Military Specification MIL-Q-5923, 
as in effect on the date of this contract, incorporated herein by refer- 
ence, unless this contract is one of the types specified in paragraph 1.2 
of said specification. 

40 . ADDITIONAL TAX PROVISION 

The term "contract date" under the clause hereof entitled "Federal, 
State and Local. Taxes" shall also be de&aed to refer to the date of approval 
of the respective Exhibits or Spare Parts Change Requests submitted pur* 
suant to this contract. 

41. SHIPMENTS 

(a) Unless otherwise provided in this contract or unless the 
Contracting Officer acting under the "Changes" clause hereof directs in 
writing otherwise, all supplies to be furnished under this contract shall 
be delivered f.o.b. carrier’s equipment at the plant or plants at which 
such supplies are to be finally inspected and accepted, or if the facilities 
for sbijment by carrier's equipment are not available at the Contractor’s 
plant, f.o.b. the point or points nearest thereto that carrier service is 
available. When the carrier’s equipment is rail, any shipment occupying 
sufficient space in a railroad car to constitute a carload shipment subject 
to carload freight rates shall he properly and adequately loaded in freight 
cars by the Contractor, and any shipment subject to less -than- carload 
freight rates shall be delivered by the Contractor into the carrier’s 
possession at the Contractor's plant, or at the point or points nearest X 
thereto at which delivery can be effected. 

(b) Whenever it is provided in this contract that supplies shall 
be delivered f.o.b. specified destinations, such supplies shall be shipped 
direct by the Contractor to the specified destinations on commercial bills 
of lading, at the expense of the contractor. Provided, however, that 
nothing contained herein shall preclude reimbursement of the Contractor 
by the Oovernment of any such transportation expenses if this is a cost- 
reimbursement type contract. 

(c) Notwithstanding other provisions of this contract, shipments 
made under cost reimbursement contracts which do not exceed (i) 1000 pounds 
if shipped by rail, truck, or freight forwarded, or (ii) 100 pounds if 
shipped by railway express, or (ill) 50 pounds if shipped by commercial 
air, shall be made by commercial bills of lading, charges to destinations ) 
paid by the Contractor. 

(d) Consignment Instructions . CmsigmMnt instructions Shall 

to aad* tap tha authorised Rapfcasantativa on the respSctite £re$a&tl*p List* 
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(e) Shipping Instructions * If not otherwise provided herein, 
names of consignees of all supplies to be delivered by the Contractor 
hereunder will be furnished in writing by the Contracting Officer at a 
later date. Request therefor shall be made to such address as the Con- 
tracting Officer may direct, not later than thirty (30) days prior to 
the date on which any of the articles are ready for shipment. 

(f ) Routing Instructions. If not otherwise provided herein and 
deliveries are other than f.o.b. specified destinations, Government routing 
instructions will be furnished to the Contractor in writing by the Con- 
tracting Officer at a later date. If the Government routing instructions 
have not been received by the Contractor thirty (30) days prior to date on 
vhieh any of the articles are anticipated to be ready for shipment, request 
therefor shall immediately be made to the Contracting OffJcsF* 

Uu 


(g) Notice of Shipments. At the time of delivery of any shipnent 
of supplies to a carrier for transportation, the Contractor shall give 
prepaid notice of shipment to the consignee establishment, and to such 
other persons or installations designated by the Contracting Officer, in 
accordance with instructions of the Contracting Officer. If such instructions 
have not been received by the Contractor at least 2k hours prior to such 
delivery to a carrier, the Contractor shall request instructions from the 
Contracting Officer concerning the notice of shipment to be given. 

(b) Computation of Delivery Time. For the purpose of determining 
the fulfi llm ent of this contract so far as delivery dates are concerned, in 
the event the delivery point or points are not the same as the point or points 
of destination, the time of delivery of the supplies shall be the date of 
delivery to the carrier ready for shipment to destination. 

(i) Shipments by the Government. Unless this is a ecst-reiabursement 
type contract, any articles, supplies or other items to be delivered by the 
Government to the Contractor shall, unless otherwise provided herein, be 
delivered to the Contractor f.o.b. carrier 1 * equipment at the plant or plants 
of the Contractor designated, or if facilities for shipment by carrier’s 
equipment are not available at the Contractor’s plant or plants, f.o.b. the 
point or points nearest thereto that carrier’s equipment is available. 

(j) Where the contract provides that inspection and acceptance 
shall be accomplished at a subcontractor’s plant (whether in whole or in 
part) the foregoing provisions, except paragraphs (e) and (f), shall be 
equally applicable to such subcontractors as provided in said subcontract. 
Subcontractors’' shipping instructions and routing Instructions, if not pre- 
viously furnished, shall be requested from the Prime Contractor. 


k2. time: FOR ISSUANCE OF PRODUCTION LISTS 

No new Production List shall be issued under this contract after 
the date set forth in the Schedule unless such time is extended by written 
agreement of the parties hereto. 

1*3. FORMS 

Attached hereto are samples of the format for Production Lists 
and Exh ibits to which the parties hereto shall conform in the preparation 
of such instruments . 
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U*-. RIGHTS IN DATA - UNLIMITED 

The benn "Subject “ used herein includes writings, 

sound recordings, pictorial reproductions, drawings or other graphical 
representations, and works of any similar nature (whether or not copyrighted) 
which are specified to be delivered under this contract. The term d^s not 
include financial reports, cost analyses and other information incidental 
to contract administration, menx*-. 


„ . Subject to the proviso of (c) below, the Government may dupli- 

cate, use, and disclose in any manner and for any purpose whatsoever, and P 
ha e others so do, all Subject Data delivered under this contract. 

(c) The Contractor agrees to and does hereby grant to the Govern- 
their °f flcer8> ag “ nta > and employees acting within the scope of 

, e r du w les , a x-oyalty-free, non-exclusive and irrevocable license 

throughout the world, to publish, translate, repr<oduce, deliver, perform 
dispose of and to authorize others so to do, all Subject Data now or here- 
after covered by copyright; provided, that with respect to such Subject 
Data not originated in the performance of this contract but which islncor- 
porated in the work furnished under this contract such license shall be 
only to the extent that the Contractor, its employees, or any individual 
or concern specifically employed or assigned by the Contractor to or innate 
and prepare seen Data under this contract, now has, or prior to compiet^n 
o fina- settlement of this contract may acquire, the right to grant such 

of such "rant 0 ' Bt ^ Uable *° W t j ^hers solely because 


Contractor shall exert all reasonable effort to advise 
the Contract lag officer, at the time of delivery of the Subject Data fur- 
nished under this contract, of all invasions of the right of pri-aev con- 
tained tnerein and of all portions of such Data copied from work not ex- 
posed or produced in the performance of this contract and not licensed 
under this clause. 


(e) The Contractor shall report to the Contracting Officer, 
promptly and in reasonable written detail, each notice or claim of copy- 
right infringement received by the Contractor with resnect to all Sublect 
Data delivered under this contract. ‘ J 


(f ) Nothing contained in this clause shall imply a license to 
the Government under any patent or be construed as affecting the of 

any license or other right otherwise granted to the Government under any 
patent. J 


(g) The Contractor shall not affix any restrictive markings upon 
any subject Data, and if such markings are affixed, the Government shall 
have the right at any time to modify, remove, obliterate or ignore any 
such marking . J 

(b) The following articles were deleted: 

3 EXTRAS 

1? AIRCRAFT IN THE OPEN 
29 REPRODUCTION * USE OF TECHNICAL DATA 
32 PAYMENTS 


FF (Oct. S, ; 

F^ice Kct v . 
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